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UNCLASSIFIED 

PAGE 01 COTONO 00141 261346Z 
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ACTION AID-59 

INFO OCT-01 AF-05 ISO-OO L-03 EB-11 IGA-02 10-09 DRC-01 

RSC-01 /092W 

101137 

P R 261 100Z JAN 74 
FM AMEMBASSY COTONOU 
TO AMEMBASSY ABIDJAN PRIORITY 
INFO SECSTATE WASHDC 5842 
AMEMBASSY LOME 
AMEMBASSY NIAMEY 

UNCLAS COTONOU 0141 

E.O. 11652: N/A 
TAGS: EAID, DM 

SUBJECT: PARAKOU-MALANVILLE ROAD: 625-H-002 

REF: A) ABIDJAN 0168 

B) COTONOU 0133 

C) NIAMEY 260 

1. EMBASSY RECEIVED JAN 25 TWO COPIES OF LETTER FROM MINISTER 
PUBLIC WORKS ATCHADE REQUESTING 90-DAY EXTENSION OF CP'S BEYOND 
JAN 28 DEADLINE, AS DESCRIBED REFTEL (B). IN LETTER, MINISTER 
COMMENTED ON CP'S AS FOLLOWS: 

A. SECTION 3.01 (C) - EXISTING AXLE LOAD REGULATIONS WILL BE 
EXTENDED TO COVER LOAN ROUTE AS SOON AS POSSIBLE. WEIGHING STATIONS 
WILL BE INSTALLED AT PARAKOU AND AT MALANVILLE. 

B. SECTION 3.01 (D) - DORSCH CONTRACT FINANCED BY IDA FOR HE 
ENTIRE ROUTE WILL BE SUBMITTED SHORTLY TO DAHOMEAN AUTHORITIES 
FOR APPROVAL. 

C. SECTION 3.01 (F) - CONSTRUCTION CONTRACT WILL BE SIGNED AS 

SOON AS AID AUTHORIZES MINISTRY TO PROCEED WITH COMPANY SUGGESTED 
IN PW LETTER OF NOV 17, 1973. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 COTONO 00141 261346Z 

D. SECTION 3.01 (G) - PUBLIC WORKS HAS ALREADY INFORMED MIISTRY 
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OF FINANCE OF ACTION NEEDED. PW MINISTER ATTACHED TWO COPIES OF 
LETTER TO MINFIN REQUESTING LETTER CONFIRMING FUNDS AVAILABILITY 
BE SENT TO REDSO WITHIN NEXT TWO WEEKS. 

E. SECTION 3.01 (H) - MINISTER ENCLOSED TWO CERTIFIED COPIES OF 
IDA LOAN AGREEMENT. 

F. SECTION 3.01 (I) - MINISTER PW STATES ALL IDA CP'S FULFILLED 

EXCEPT SIGINING OF CONSTRUCTION CONTRACT AND EXECUTION OF AID LOAN. 
ON FIRST, PW IS WAITING FOR IDA OPINION ON TECHNICAL SOLUTION AND 
CHOICE 

OF COMPANY FOR CONTRACT. ON SECOND, PW MINISTRY AWAITS EXECUTION AID 
LOAN. MINISTER ENCLOSED TWO COPIES OF LETTER TO IDA REQUESTING 
CONFIRMATION FULFILLMENT ALL CP'S EXCEPT EXECUTION AID LOAN BE 
SENT BACK TO PW MINISTRY AS SOON AS POSSIBLE. 

2. MINISTER CONCLUDES LETTER WITH REQUEST FOR 90-DAY EXTENSION 
PAST JAN 28 DEAFQINE FOR FULFILLMENT CP'S. 

3. EMBASSY MAKING COPY OF ALL MATERIALS, ORIGINALS WILL BE FORWARDED 
TO REDSO AS SOON AS POSSIBLE BY TDY TRAVELER, OR, WILL BE HAND 
CARRIED BY PROUTY ON STOPOVER ABIDJAN FEB 7 (REFTEL (C)). 

ANDERSON 
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